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INTRODUCTION 


Redeveloping  the  Last  Publicly  Owned  Waterfront  Site 

In  conjunction  with  its  Request  for  Proposals  for  a  mixed-use 
development  that  includes  100  units  of  affordable  housing  on 
Sargents  Wharf,  the  Boston  Redevelopment  Authority  also  seeks 
proposals  for  redevelopment  of  Parcel  B-3 (A)  in  the  Downtown 
Waterfront  -  Faneuil  Hall  Urban  Renewal  Area.   This  parcel,  known 
as  Pilot  House  Extension,  is  across  Eastern  Avenue  from  the 
Sargents  Wharf  site,  directly  adjacent  to  Lewis  Wharf  and  within 
walking  distance  of  Quincy  Market,  Government  Center  and  the 
Financial  District. 


Promoting  the  City's  Harborpark  Plan 

In  1984,  the  Flynn  Administration  and  the  Boston  Redevelopment 
Authority  embarked  on  a  new  planning  initiative  for  the 
waterfront.   The  Harborpark  Plan  and  Interim  Planning  Overlay 
District  establish  guidelines  that  leverage  the  economic 
attractiveness  of  waterfront  development  to  secure  public 
benefits.   The  principal  goal  of  Harborpark  is  to  boost  Boston's 
quality  of  life.   In  keeping  with  this  goal,  Harborpark  will 
result  in  numerous  public,  economic  and  social  benefits  for  the. 
residents  of  Boston.   These  benefits  include  new  job 
opportunities,  new  housing,  improved  public  transportation, 
additional  tax  revenues,  and  a  variety  of  new  cultural  and 
recreational  opportunities. 

Harborpark  will  result  in  the  construction  of  over  1200  units  of 
affordable  housing  on  Boston  waterfront  sites  by  1990.   This 
includes  400  units  at  Harbor  Point,  565  units  at  the  Charlestown 
Navy  Yard,  and  affordable  housing  projects  along  the  East  Boston 
and  Dorchester  waterfronts.   One  hundred  units  of  affordable 
housing  on  Sargents  Wharf  will  insure  that  the  North  End 
community  also  benefits  from  the  City's  visionary  Harborpark 
Plan. 

Harborpark  guidelines  require  that  public  access  be  maintained 
along  the  entire  water's  edge,  and  that  building  height,  massing, 
scale  and  materials  respond  to  historic  waterfront  construction 
such  as  Lewis  and  Mercantile  Wharves  rather  than  emulating  the 
forty  story  Harbor  Towers.   Most  recently,  the  Rowes  Wharf  mixed 
use  development  has  set  new  standards  for  design  of  waterfront 
sites.   These  standards  are  rooted  in  the  tradition  of  Boston's 
historic  architecture  as  well  as  present  day  values  of  enhanced 
public  access. 
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Harborpark  encourages  the  inclusion  of  water-related  and  other 
public  uses  along  the  waterfront  to  provide  not  only  opportunity, 
but  also  reason  for  people  to  walk  out  to  the  water's  edge. 
Private  development  must  be  so  designed  that  people  from  the 
surroundings  feel  invited  into  and  through  the  site. 

Over  seven  miles  of  water's  edge  walkway  has  been  completed  since 
1984  towards  the  goal  of  providing  a  continuous  public  Harborwalk 
along  the  entire  length  of  Boston  Harbor.   Harborwalk  will  not 
only  open  up  formerly  inaccessible  portions  of  the  waterfront, 
but  also  provide  additional  opportunities  for  cultural  and 
recreational  activities.   The  Harborwalk  system  will  include  a 
variety  of  elements:   landscaped  walkways  with  seating  and 
lighting;  viewing  and  observation  decks;  outdoor  performance 
areas;  marinas;  sailing  clubs;  fishing  piers  and  platforms;  water 
transportation;  kiosks  and  shops;  sculptures  and  artwork; 
beaches;  and  a  signage  system  for  orientation  and  education. 

Fulfilling  the  Community's  Vision 

This  past  year,  the  Boston  Redevelopment  Authority  and  the  North 
End  Waterfront  Neighborhood  Council  have  met  on  a  number  of 
occasions  in  order  to  fashion  a  redevelopment  plan  for  Sargents 
Wharf  that  responds  to  community  concerns.   The  process  has  been 
productive  and  consistent  with  Mayor  Flynn's  goal  of  establishing 
neighborhood  councils  to  give  residents  a  greater  voice  in 
decisions  that  affect  the  quality  of  life  in  their  community. 

The  need  for  affordable  housing  in  the  North  End  community  is 
especially  pressing.   Potential  sites  for  constructing  such 
housing  are  non-existent.   In  accord  therefore  with  Mayor  Flynn's 
commitment  to  strengthening  Boston's  neighborhoods,  priority  for 
redevelopment  of  Sargents  Wharf  includes  building  affordable 
family  and  elderly  rental  dwelling  units. 

The  scale  and  density  envisioned  for  Sargents  Wharf  is  compatible 
with  the  surroundings.   Given  the  cost  premiums  associated  with 
waterfront  construction,  attaining  such  scale  and  density   may 
not  however  be  financially  feasible  without  additional  funds  from 
sources  external  to  the  Sargents  Wharf  development. 
The  Pilot  House  Extension  project  will  provide  a  significant 
contribution  towards  the  construction  of  100  units  of  affordable 
housing  on  Sargents  Wharf. 

Specifically,  these  guidelines  for  the  Pilot  House  Extension 
require  that  either  25%  of  the  on-site  housing  be  affordable  to 
low  and  moderate  income  households,  or  that  a  contribution 
equivalent  to  not  less  than  50%  of  the  on-site  units  be  made 
towards  construction  of  off-site  affordable  housing.   The  off- 
site  contribution  from  Pilot  House  Extension-  will  be  targetted  to 
affordable  housing  on  Sargents  Wharf. 


The  formula  for  determining  the  minimum  required  off-site 
contribution  is  based  on  the  average  amount  of  assistance  per 
unit  currently  provided  through  the  Neighborhood  Housing  Trust. 
Accordingly,  the  total  number  of  housing  units  in  the  Pilot  House 
Extension,  multiplied  by  50%,  multiplied  by  $25,000.00  will  yeild 
the  required  minimum  off-site  contribution. 

One  of  the  key  criteria  for  redeveloper  selection  is  the  degree 
to  which  the  contribution  towards  construction  of  affordable 
housing  on  Sargents  Wharf  is  maximized.   Competitors  are 
therefore  especially  encouraged  to  structure  their  redevelopment 
plans  in  a  manner  that  provides  an  off-site  contribution  that  is 
greater  than  the  minimum  required  by  the  formula. 

Insuring  Co-ordination  with  Harborpark  Rezoning 

Boston  harbor  led  the  country  into  the  mercantile  period  of  the 
18th  century  and  helped  finance  the  industrial  revolution  of  the 
19th  century.   Boston's  economic  competitiveness,  however,  waned 
during  The  Great  Depression  of  the  1930s.   A  shift  in  patterns  of 
trade  and  the  location  of  manufacturing  activities  after  the  War 
resulted  in  decaying  port  facilities  and  abandoned  warehouses  and 
factories.   Boston's  economic  revival,  which  began  in  the  early 
1960 's  and  has  continued  to  this  day,  was  initially  spurred  by 
the  growth  of  non-harbor  related  service  activities.   The 
attractiveness  of  Boston's  waterfront  has  drawn  development 
interests  to  the  harbor's  edge,  and  the  harbor  is  once  again  a 
vital  source  of  new  growth  for  Boston's  economy. 

Harborpark  is  meant  to  provide  a  framework  for  discussing  the 
ordering  of  this  growth.   It  seeks  balance,  rationality,  and 
harmony  in  the  revival  of  the  waterfront.   By  attempting  to  blend 
public  interests  and  benefits  with  private  harbor  uses, 
Harborpark  encourages  the  creation  of  new  jobs,  investment,  tax 
revenues,  housing,  and  public  access  to  the  harbor. 

The  unifying  principle  of  Harborpark  is  public  access. 
Harborpark  guarantees  that  a  balance  will  be  struck  between  the 
economic  health  of  the  City  and  its  need  for  places  where  people 
can  gather  for  social  events,  common  recreation,  or  the  quiet 
enjoyment  of  life  and  nature.   The  Harborpark  concept  guarantees 
not  only  public  access  to  the  harbor  itself  but  also  to  the 
process  that  will  guide  rational  growth. 

Boston  is  in  the  midst  of  an  unprecedented  community-based 
planning  process.   The  Flynn  Administration  is  dedicated  to  a 
balanced  growth  approach  to  economic  development  that  is 
predicated  on  an  open  community  planning  process.   The  central 
premise  of  this  is  that  all  knowledge  about  what  is  best  for  the 
city  does  not  reside  with  the  government.   Plans  work  best  when 
they  are  fashioned  by  the  community. 


In  March  1987  the  City's  Zoning  Commission  adopted  the  Harborpark 
Interim  Planning  Overlay  District  (IPOD)  which  established 
interim  zoning  that  promotes  Harborpark  goals  and  objectives. 
Residents  from  Harborpark  neighborhoods,  including  the  North  End 
Waterfront  are  now  working  with  the  Harborpark  Advisory  Committee 
and  the  Boston  Redevelopment  Authority  on  developing  permanent 
zoning  that  will  replace  the  interim  controls. 

The  redevelopment  guidelines  for  Pilot  House  Extension  require 
compliance  with  the  Harborpark  IPOD.   Competitors  should  however 
be  aware  that  permanent  zoning  will  likely  be  in  place  prior  to 
the  timing  of  zoning  approvals  for  this  project,  and  be  prepared 
to  make  such  refinements  to  their  proposal  as  may  be  required  by 
the  permanent  zoning. 
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DEVELOPMENT  CONCEPT 


DEVELOPMENT  CONCEPT 


Goals  and  Objectives 

The  Pilot  House  Extension  site  consists  of  approximately  13,424 
square  feet  of  land  area.   The  primary  goal  for  redevelopment  of 
this  parcel  is  creation  of  value  that  can  be  contributed  towards 
the  construction  of  affordable  housing  on  Sargents  Wharf. 

Redevelopment  proposals  should  include  housing,  ground  level 
retail  and  below  grade  parking.   Development  teams 
are  encouraged  to  propose  overall  planning  and  funding  strategies 
that  maximize  the  potential  contribution  to  the  affordable 
housing  component. 

Another  goal  for  redevelopment  of  Pilot  House  Extension  is  the 
expansion  of  employment  and  business  opportunities  for  Boston 
residents,  minorities  and  women,  with  special  emphasis  on 
provision  for  active  participation  and  equity  interest  of 
neighborhood-based  community  development  corporations  and  non- 
profit corporations.   Accordingly,  selection  preference  will  be 
given  to  proposals  that  include  community  development 
corporations,  non-profit  organizations,  women  and  minority 
business  enterprises,  or  joint  ventures  and  partnerships  between 
such  organizations  and  for-profit  developers. 

Quality  Urban  Design 

As  its  name  implies,  redevelopment  of  the  Pilot  House  Extension 
parcel  will  result  in  construction  of  a  building  with  overall 
height  and  mass  that  is  similar  to  the  existing  Pilot  House.   It 
will  in  effect  extend  the  Pilot  House  volume  to  Commercial 
Street.   This  building  massing  and  character  is  based  on 
traditional  Boston  finger  pier  construction,  with  brick  and 
granite  facade  materials. 

Over  the  past  two  decades,  a  major  proportion  of  the  inner  harbor 
waterfront  has  been  redeveloped.   Individual  design  of  the 
different  sites  is  quite  varied,  including  new  construction  on 
Rowes  and  India  Wharves,  rehabilitation  of  historic  warehouses  on 
Lewis  and  Commercial  Wharves,  and  a  combination  of  rehabilitation 
and  new  construction  on  Lincoln,  Lewis  and  Union  Wharves.   This 
listing  is  made  to  simply  indicate  that  each  site's-  particular 
situation  suggested  a  uniquely  specific  design  solution. 

The  Flynn  Administration's  1984  Harborpark  Plan  and  subsequent 
IPOD  created  a  framework  to  ensure  that  redevelopment  of 
remaining  waterfront  sites  achieves  goals  for  public  access  and 
compatible  scale  that  are  not  provided  for  example  at  Union  Wharf 
or  the  400'  tall  Harbor  Towers  at  India  Wharf.   Within  this 


framework,  individual  site  design  can  and  should  be  tailored  to 
each  site's  unique  relation  to  the  harbor  and  adjoining  landside 
development. 

Numerous  plans  have  been  proposed  for  the  Pilot  House  Extension 
site  in  the  past.   Several  have  included  structures  significantly 
greater  in  height  and  mass  than  envisioned  in  the  Request  for 
Proposals.   Others  have  suggested  L-shaped  buildings  that 
extended  the  Pilot  House  volume  to  Commercial  Street  and  then 
turned  along  the  street.   Discussion  of  these  plans  with  the 
community  has,  over  time,  established  a  consensus  that  the  most 
appropriate  urban  design  approach  for  this  particular  site 
involves  simply  extending  the  existing  Pilot  House  volume  to  the 
street.   Such  a  building  would  have  a  cornice  height  of  57',  and 
overall  height  of  75'  --  well  in  scale  with  that  of  surrounding 
buildings  including  Lewis  Wharf  (70  feet)  and  the  Mariner  (110 
feet) . 

Compliance  with  the  Harborpark  IPOD  is  maintained,  since  the 
height  standard  mechanism  can  accommodate  this  contingency. 
It  permits  flexibility  during  the  period  of  interim  controls  to 
allow  additional  height  on  sites  where  additional  height  may  be 
beneficial  and  appropriate.   The  specific  guidelines  and 
conditions  herein  for  this  particular  site  should  not  be 
interpreted  as  precluding  or  superceding  the  discussion  of 
appropriate  height  and  mass  for  remaining  potential  waterfront 
development  sites. 

The  Schematic  Site  Concept  illustrated  on  the  following  page  is 
included  for  reference  to  more  clearly  define  and  express  the 
underlying  goals  for  inviting  public  access,  series  of  open 
spaces  and  building  scale  for  the  Pilot  House  Extension  in  the 
context  of  the  Sargents  Wharf  redevelopment.   The  illustration 
should  not  however  be  interpreted  as  the  sole  acceptable  design 
solution. 

Competitors  are  encouraged  to  approach  the  project  design  with 
utmost  creativity,  utilizing  the  Schematic  Site  Concept  as  the 
start  rather  than  end  of  a  process  for  developing  their 
particular  proposals.   If  in  fact,  alternate  approaches  are 
discovered  to  better  attain  the  goals  and  objectives  of  this 
Request  for  Proposals,  such  approaches  should  be  clearly 
described  and  attendant  benefits  specifically  identified  in  the 
submission. 


Financial  and  Other  Development  Considerations 

As  previously  described,  a  key  selection  criterion  for  this 
competition  involves  the  extent  to  which  the  contribution  towards 
affordable  housing  construction  on  Sargents  wharf  can  be 
maximized  as  a  result  of  the  value  created  by  the  Pilot  House 
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Extension  project.   The  Authority  will  entertain  submissions  by 
development  entities  that  propose  any  of  the  following 
approaches . 

Competitors  who  envision  that  maximum  benefit  will  accrue  from 
their  ability  to  develop  both  the  Pilot  House  Extension  parcel 
and  the  Sargents  Wharf  parcel  may  submit  a  joint  proposal  for 
both  sites.   Alternatively,  a  developer  may  submit  a  proposal  for 
only  the  Pilot  House  Extension  parcel.   If  a  proposal  for 
redevelopment  of  the  Pilot  House  Extension  presumes  joint 
development  on  adjacent  privately  owned  land,  such  should  be 
defined  and  the  overall  public  benefits  from  this  development 
approach  clearly  described  in  the  submission.   Any  other 
arrangement  that  is  consistent  with  Massachusetts  General  Laws 
and  that  in  the  Authority's  view  achieves  the  intent  and 
objectives  of  the  Request  for  Proposals  will  also  be  considered. 
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SELECTION  CRITERIA 


SELECTION  CRITERIA  AND  CONDITIONS 


The  overriding  standard  to  be  used  by  the  Authority  in  its  review 
of  proposals  will  be  the  maximization  of  the  overall  program 
objectives  and  other  public  benefits.   Criteria  for  review  will 
include: 

o   Provision  of  either  25%  of  the  total  number  of  housing  units 
as  affordable  housing  on-site,  or  a  minimum  required  off- 
site  contribution  equal  to  50%  of  the  number  of  units  x 
$25,000  toward  the  construction  of  100  units  of  affordable 
housing  on  Sargents  Wharf. 

o   The  degree  to  which  additional  resources  above  the  minimum 
required  are  contributed  to  fund  the  affordable  housing 
component . 

o   Opportunities  provided  for  community  based  non-profit 
organizations  and  minority  businesses. 

o   Other  public  benefits  offered  by  the  proposed  development 
including  jobs,  tax  revenues,  urban  design  amenities  and 
other  neighborhood  improvements. 

o   Feasibility  of  carrying  out  the  proposed  development. 

o   Compliance  of  the  proposed  development  with  the  enclosed 
design  and  development  guidelines. 

o   Demonstrated  production,  management  experience,  capability 
and  financial  strength  of  the  development  team. 

o   Preference  will  be  given  to  proposals  that  safeguard  long 
term  af f ordability  of  the  low  and  moderate  income  units. 

The  parcel  will  be  disposed  of  in  "as  is"  condition.   The 
designee  will  pay  for  the  cost  of  any  utility  relocation  not  paid 
by  a  utility  company.   Development  proposals  will  be  subject  to 
the  applicable  Urban  Renewal  Plan,  as  amended,  and  all  City  of 
Boston  Zoning  and  Building  regulations  and  procedures,  applicable 
State  (M.G.L.  Chapter  30,  Section  61  and  62)  and  City 
environmental  reviews  as  well  as  State  (M.G.L.  Chapter  91)  and 
Federal  licensing  requirements  for  waterfront  development.   The 
developer  will  be  required  to  comply  with  the  City's  Fair  Housing 
Marketing  Plan  to  guarantee  equal  access  to  all  housing  and  shall 
also  be  required  to  submit  an  affirmative  marketing  plan  which 
shall  be  subject  to  Authority  review  and  approval.   The  Boston 
Redevelopment  Authority  will  have  design  review  control.   The 
development  will  be  assessed  and  taxed  by  the  City  of  Boston 
under  M.G.L.  Chapter  59  Real  Estate  Assessment  procedures. 


DESIGN  AND 
DEVELOPMENT  GUIDELINES 


PARCEL    DESCRIPTION 


1.  Location 

The  Pilot  House  Extension  parcel  is  located  within  the 
Downtown  Waterfront  -  Faneuil  Hall  Urban  Renewal  Area  and  is 
bounded  by  Eastern  Avenue  to  the  north,  Boston  Harbor  and 
the  Pilot  House  to  the  east,  Lewis  Wharf  to  the  south,  and 
Commercial  Street  to  the  west. 

2 .  Parcel  Area 

Total  parcel  area  includes  approximately  13,424  square  feet 
of  land  area  presently  used  as  a  surface  parking  lot. 

3 .  Ownership 

The  Pilot  House  Extension  parcel  is  owned  by  the  Boston 
Redevelopment  Authority.   The  parcel  will  be  conveyed  to  the 
designated  redeveloper  in  accordance  with  the  Authority's 
land  disposition  procedures.   A  public  right  of  way  will  be 
maintained  along  Eastern  Avenue  from  Commercial  Street  to 
the  water's  edge. 

4 .  Harborpark 

The  site  is  located  within  the  city's  Harborpark. 
Accordingly,  the  design  of  this  development  must  comply  with 
the  requirements  of  Article  27C  —  Harborpark  Interim 
Planning  Overlay  District  of  the  Boston  Zoning  Code. 
Competitors  should  refer  to  the  BRA ' s  Harborpark  Plan, 
Interim  Design  Standards  for  the  Inner  Harbor  and  Boston ' s 
Harborwalk:   Guidelines  for  Phase  1  for  additional 
information  regarding  the  City's  waterfront  development 
policies. 

5.  Saraents  Wharf  Request  for  Proposals 

In  conjunction  with  the  Request  for  Proposals  for 
redevelopment  of  Pilot  House  Extension,  a  companion  Request 
for  Proposals  is  being  released  for  Sargents  Wharf  —  a 
parcel  that  is  owned  by  the  Boston  Redevelopment  Authority 
directly  across  Eastern  Avenue  from  the  Pilot  House 
Extension. 

The  planning  rationale  for  separating  the  physical 
construction  of  the  Pilot  House  Extension  from  Sargents 
Wharf  is  threefold.   A  7'0"  diameter  Combined  Sewer  Overflow 
with  tidal  gates  which  runs  below  the  surface  for  the  length 
of  Eastern  Avenue  makes  below  grade  connection  between  the 
two  parcels  very  questionable.   The  need  to  maintain 
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vehicular  access  to  the  Pilot  House  as  well  as  provide 
access  to  the  Sargents  Wharf  and  Pilot  House  Extension 
parcels  argues  for  retaining  Eastern  Avenue  at  grade. 
Building  over  the  street  would  create  awkward  floor  plates 
for  residential  uses  and  create  a  wall-like  image  along 
Commercial  Street. 

The  overall  development  concept  for  the  Pilot  House 
Extension  does  however  establish  a  significant  link  between 
the  two  parcels.   Specifically,  the  Pilot  House  Extension 
project  will  be  expected  to  provide  the  maximum  possible 
contribution  towards  the  construction  of  affordable  housing 
on  Sargents  Wharf. 

Competitors  who  envision  that  maximum  benefit  will  accrue 
from  their  ability  to  develop  both  sites  are  encouraged  to 
respond  to  both  Request  for  Proposals  and  clearly  indicate 
the  nature  and  extent  of  such  benefits.   The  intent  in 
soliciting  separate  proposals  is  not  to  preclude  such 
proposals  for  joint  development  of  both  sites,  but  rather  to 
stimulate  the  greatest  range  of  redeveloper  interest, 
thereby  increasing  the  value  and  potential  affordable 
housing  contribution. 
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DESIGN/DEVELOPMENT  GUIDELINES 


Uses 

A.  A  mixed  use  development  of  approximately  85,000  gross 
(FAR)  square  feet  is  requested. 

B.  The  development  should  include  approximately  60  housing 
units.   Either  25%  of  the  housing  units  must  be 
affordable  to  low  and  moderate  income  households  or  an 
equivalent  contribtuion  toward  off-site  construction  of 
affordable  housing  must  be  provided.   The  minimum 
required  off-site  contribution  is  calculated  through 
the  following  formula:   Total  number  of  housing  units 
in  the  Pilot  House  Extension  project  x  50%  x 
$25,000.00.   If  the  25%  on-site  af f ordability  option  is 
pursued  then  one-third  of  these  units  should  be 
affordable  at  low-income  levels,  one-third  at  moderate 
income  levels,  and  one-third  at  upper  moderate  levels. 
See  Appendix  A  for  the  definition  of  af fordability 
standards . 

C.  All  parking  must  be  located  below  grade.   A  minimum  of 
one  parking  space  per  dwelling  unit  must  be  provided. 
Additional  below  grade  private  and/or  public  parking 
may  be  provided. 

D.  Ground  floor  retail  must  be  provided  along  Commercial 
Street.   Neighborhood  service  stores  as  well  as 
opportunities,  for  local  business  enterprises  at  below 
market  rents  are  especially  encouraged.   Ground  floor 
water-related  service  retail  should  also  be  considered 
towards  the  interior  of  the  site. 

E.  Harborwalk  at  Pilot  House  Extension  should  promote 
public  access  and  activity  by  offering  a  variety  of 
public  uses  that  are  attractive  and  inviting  to  the 
general  public.   Recreational/cultural  uses  should  be 
developed  in  the  broadest  sense  creating  opportunities 
not  only  for  strolling  and  passive  enjoyment  of  the 
waterfront  but  also  for  water-related  recreation,  small 
retail  shops,  and  public  art.   Primary  users  of 
Harborwalk  at  Pilot  House  Extension  are  expected  to  be 
city  residents,  especially  from  surrounding 
neighborhoods  --the  mix  of  uses  should  be  geared 
accordingly. 


Height  and  Massing  ' 

A.    The  overall  development  must  not  exceed  the  massing 
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envelop  which  is  defined  by  extending  the  volume  of  the 
existing  Pilot  House  building  to  Commercial  Street.   It 
is  anticipated  that  such  extension  will  result  in 
approximately  85,000  gross  (FAR)  square  feet  (excluding 
below  grade  parking) . 

B.    The  primary  urban  design  objective  is  for  new 

development  to  be  built  in  scale  with  surrounding 
structures  and  in  response  to  the  ubiquitous  pattern  of 
finger  pier  historic  wharf  buildings.   The  overall 
massing  should  not  suggest  a  monolithic  structure. 


Building  heights  must  not  exceed  the  height  of  the 
existing  Pilot  House.   The  height  to  the  cornice  shall 
be  57';  and  tallest  occupiable  height  shall  be  75'. 
Varied  roof  lines  in  order  to  break  up  the  overall 
massing  such  as  at  the  Custom  House  Block  on  Long  Wharf 
are  especially  encouraged. 

Although  mechanical  areas  located  on  the  roof  are  not 
within  the  height  limits  as  defined  in  the  Boston 
Zoning  Code,  these  areas  must  be  concealed  from  view 
and  be  integrated  into  the  overall  building  design. 

Corridor  arrangement,  length  of  hallways,  number  of 
apartments  served  by  each  elevator  lobby,  and 
accessibility  of  units  from  each  elevator  core  will  be 
carefully  reviewed  for  marketability  to  targeted 
buyers.   Long,  double-loaded  corridors  are  discouraged. 


Views  and  Vistas 

A.    View  corridors  between  Commercial  Street  and  the 

water's  edge  will  be  maintained  along  Eastern  Avenue 
and  between  the  Pilot  House  Extension  parcel  and  the 
Lewis  Wharf  granite  building  along  the  alignment  of 
Fleet  Street  from  its  intersection  with  Hanover  Street 
The  Pilot  House  Extension  project  should  define  and 
strengthen  these  important  visual  connections  between 
the  North  End  and  the  harbor. 


Vehicular  Access  and  Circulation 

A.    A  vehicular  access  way  of  sufficient  width  to  serve 

traffic  flow,  parking  access,  and  service  needs  of  the 
Pilot  House  Extension  development  as  well  as  the 
existing  Pilot  House,  Sargents  Wharf,  and  potential 
future  redevelopment  at  the  end  of  Lewis  Wharf  must  be 
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established  and  maintained  along  the  present  Eastern 
Avenue . 

B.  The  designated  redeveloper  will  be  required  to  complete 
a  full  Transportation  Access  Plan  and  comply  with 
Article  31  --  Development  Review  Procedures  of  the 
Boston  Zoning  Code  in  subsequent  phases  of  project 
review.   This  will  insure  that  any  potential  traffic 
impacts  of  the  Pilot  House  Extension  project,  in  the 
context  of  surrounding  redevelopment,  are  identified 
and  adequately  mitigated. 

C.  Access  to  below  grade  parking  and  service  areas  must  be 
provided  from  the  vehicular  access  way  along  Eastern 
Avenue.   No  on-street  maneuvering  into  and  out  of 
loading  docks  on  Commercial  Street  shall  be  permitted. 

D.  Service  areas  for  the  development  must  be 
inconspicuously  located,  safe,  fully  enclosed  and  must 
not  detract  from  views  or  vistas  of  the  project  or 
across  the  site  to  the  water. 

E.  The  layout  and  design  of  parking  ramps  and  service 
areas  should  minimize  the  length  of  ground  floor  street 
wall  dedicated  to  these  uses,  especially  along 
Commercial  Street. 


Public  Open  Space,  Pedestrian  Ways  and  Amenities 

A.  The  overall  treatment  of  public  spaces  within  the 
development  and  along  adjoining  sidewalks  should  relate 
to  open  spaces  established  by  other  projects  in  the 
Downtown  Waterfront  -  Faneuil  Hall  Urban  Renewal  Area 
such  as  along  the  Walk-to-the-Sea  from  Quincy 
Marketplace  to  Waterfront  Park.   The  level  of  quality 
and  details  set  by  these  projects  should  be  continued 
and  extended  onto  Sargents  Wharf  in  order  to  lend 
coherence  to  the  public  realm  of  the  entire  waterfront. 

B.  Public  sidewalks  surrounding  the  new  development  and 
all  pedestrian  walkways  shall  be  paved  with  brick  and 
granite  materials.   Street  trees,  seasonal  flowers, 
flowering  and  evergreen  shrubs,  seating,  trash 
receptacles  and  pedestrian  scale  lighting  along  all 
sidewalks  and  walkways  must  be  provided. 

C.  The  vehicular  service  way  along  Eastern  Avenue  should 
be  improved  in  a  manner  that  is  complimentary  to  the 
entire  site  design.   It  too  provides  visual  and 
pedestrian  access  from  Commercial  Street  to  the  water's 
edge  and  should  not  be  simply  treated  as  a  rear  alley. 
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D.  The  design  of  public  ways  and  spaces  should  enhance 
user  safety  and  visibility  from  the  surroundings. 
Ground  floor  spaces  should  contain  active  uses  and  a 
maximum  number  of  residential  entries. 

E.  All  Harborwalk  landscape  elements  and  furnishings 
should  conform  to  guidelines  and  standards  outlined  in 
the  BRA ' s  Boston  Harborwalk;   Guidelines  for  Phase  1 . 


Character  and  Materials 

A.    Exterior  facade  materials  should  respect  the  historic 
stone  masonry  and  brick  character  of  surrounding 
waterfront  and  North  End  buildings.   Natural  stone  or 
brick  with  sufficient  stone  articulation,  detail  of 
fenestration  and  architectural  features  to  provide  a 
sense  of  human  scale  and  continuity  with  Boston's 
architectural  heritage  are  required. 


Environmental  Criteria 

A.  The  development  should  be  designed  to  minimize  adverse 
impacts  on  the  surrounding  environment.   Particular 
consideration  should  be  paid  to  minimizing  the  shading 
of  public  open  spaces,  especially  during  noon-time 
hours.   Stepped  or  broken  building  facades  are  also 
preferred  to  solid  or  flat  masses  in  order  to  deflect 
upper  level  winds  from  pedestrian  ways  and  spaces. 

B.  In  subsequent  phases  of  review,  the  designated 
developer  will  be  required  to  submit  an  environmental 
impact  assessment  and  transportation  access  plan'  in 
accordance  with  Boston  Redevelopment  Authority 
Development  Review  Procedures. 


Employment 

A.  The  designee  must  observe  legal  requirements  which 
relate  to  non-discrimination,  equal  employment 
opportunity,  contract  compliance,  and  affirmative 
action. 

B.  The  designee  shall  require  the  contractor  and  sub- 
contractors to  comply  with  guidelines  that  the  employee 
composition  include  at  least  50%  Boston  residents,  at 
least  25%  minority  persons,  and  at  least  10%  women.   An 
employment  plan  to  that  effect  will  be  required  of  the 
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tentative  designee. 

C.  The  designee  shall  require  tenants  to  use  good  faith 
efforts  to  comply  with  guidelines  that  50%  of  all 
permanent  jobs  be  held  by  Boston  residents. 

D.  The  designee  shall  establish  a  goal  of  awarding  not 
less  than  10%  of  the  general  contractor's  bid  price  for 
minority  and  women  business  participation. 
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SUBMISSION  REQUIREMENTS 


SUBMISSION  REQUIREMENTS 

All  applicants  are  requested  to  submit  twenty  copies  of  the 
submission  material  required  by  5:00  P.M.  on  June  26,  1989  to: 

Stephen  Coyle,  Director 
Boston  Redevelopment  Authority 
One  City  Hall  Square 
Boston,  MA   02201 

Attention:   Victor  Karen 

All  proposals  will  be  reviewed  by  and  subject  to  the  criteria, 
procedures,  submission  requirements,  and  development  and  design 
guidelines  outlined  in  this  document.   Following  an  initial 
review  of  the  submissions,  additional  information  may  be 
requested  from  competitors.   All  financial  information  for 
individual  team  members  will  be  held  confidential. 

All  development  teams  submitting  proposals  will  be  invited  to 
make  a  formal  presentation  to  the  Authority  during  the  initial 
phase  of  the  selection  process.   After  reviewing  each  proposal, 
the  Authority  may,  at  its  discretion,  select  several  finalists 
and  request  them  to  develop  their  proposals  further,  based  on 
second-stage  BRA  terms  and  conditions. 

Teams  will  be  required  to  make  presentations  to  appropriate 
community  and  advisory  groups  at  any  time  during  the  review 
process.   These  groups  include  the  North  End  Waterfront 
Neighborhood  Council,  the  Harborpark  Advisory  Committee,  and  any 
other  groups  deemed  necessary  by  the  Boston  Redevelopment 
Authority  or  the  Mayor's  Office  of  Neighborhood  Services. 

The  Authority  will  recommend  tentative  designation  of  the 
developer  whose  proposal  best  meets  the  criteria  for  maximizing 
the  benefits  of  the  project  to  the  City.   The  designated 
development  team  will  be  subject  to  subsequent  stages  of  BRA 
design  and  development  review  prior  to  consideration  for  final 
designation,  and  to  all  applicable  state  environmental  reviews. 
Compliance  with  the  Harborpark  Interim  Planning  Overlay  District 
and  related  zoning  amendments  will  be  required  of  all  proposals. 

The  Authority  reserves  the  right  to  reject  any  and  all  proposals. 
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Additional  information  regarding  program  requirements  may  be 
obtained  by  contacting: 

Victor  Karen 

Deputy  Director  for 

Urban  Design  and  Development 

Boston  Redevelopment  Authority 

One  City  Hall  Square 

Boston,  MA   02201 

Telephone:   (617)  722-4300 

Twenty  copies  of  each  submission  are  required.   One  submission 
shall  be  mounted  on  boards  in  presentation  format.   One 
submission  shall  be  a  full  size  duplicate  set  of  architectural 
drawings  rolled  in  a  recloseable  tube.   The  remaining  copies 
shall  be  bound  8  1/2"  x  11"  booklets  that  include  reduced 
drawings  and  all  applicable  written  information. 

Applicant . Information 

1.  Letter  of  Interest  introducing  the  development  team, 
including  the  developer,  architect,  and  other  consultants. 

2.  Documentation  of  the  equity  participation  in  the  project  by 
a  Community  Development  Corporation,  Neighborhood 
Development  Corporation,  or  Minority  Business  Enterprise.  •  ■ 

3.  Relevant  past  experience  of  development  team. 

4.  Redeveloper ' s  Statement  of  Public  Disclosure,  and 
Redeveloper ' s  Statement  of  Qualifications  and  Financial 
Responsibility. 

5.  Statement  of  intention  to  comply  with  the  City's  Fair 
Housing  Marketing  Plan  and  to  prepare  an  affirmative  market 
plan  for  the  Authority's  approval. 

Development  Proposals 

1.    Project  summary,  including  a  description  of  proposed  uses 
and  public  amenities,  proposed  ownership  structure,  and 
anticipated  development  schedule. 

Design  Submission 

1.    A  study  model  at  a  scale  of  one  inch  to  forty  feet,  prepared 
in  sufficient  detail  to  evaluate  the  relationships  of 
height,  mass,  proportion,  color  and  materials  to  surrounding 
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buildings  and  spaces.   The  model  will  be  placed  within  the 
Boston  Redevelopment  Authority  context  model  for  evaluation. 

2.  Elevations  of  all  facades  for  each  project  within  the 
context  of  250  feet  from  the  project  site.   The  elevations 
must  be  in  sufficient  detail  to  examine  the  relationships  of 
proposed  and  existing  storefronts,  window  openings,  cornice 
lines  and  entrances.   The  scale  of  1/16"  to  I'-O"  is 
requested. 

3.  A  site  plan  in  sufficient  detail  at  1/16"=!' 0"  to  describe 
the  character  and  scope  of  the  proposal.   The  plan  must 
include  the  first  floor  plan  and  should  identify  pedestrian 
routes  through  the  complex  as  well  as  pedestrian,  vehicular 
and  service  access.   Landscaping,  ground  plane  materials  and' 
amenities  (i.e.,  benches  and  lights)  shall  be  indicated  at 
indoor  and  outdoor  public  spaces. 

4.  A  building/site  section  at  1/16"=!' 0"  scale  illustrating  the 
relation  in  scale  and  massing  between  the  proposal  and 
existing  buildings  immediately  surrounding  the  project. 

5.  A  partial  section  and/or  elevations  at  l/8"-l'0"  to  show 
materials. 

6.  Eye-level  perspective  views  showing  the  proposal  in  context 
of  the  surrounding  area. 

7.  Any  additional  plans,  elevations  and  sections  as  may  be 
required  to  understand  the  organization  of  the  building(s). 

8.  Description  of  the  materials  to  be  used  for  exterior  facades 
and  public  spaces  for  each  project. 

Environmental  Analyses  -  Shadow 

1.  Shadow  studies  of  the  development  proposal  shall  be  prepared 
and  shall  include  shadow  impacts  for  both  build  and  no-build 
conditions  for  the  hours  9:00  a.m.,  12:00  noon  and  3:00 
p.m.,  conducted  for  the  vernal  and  autumnal  equinoxes, 
winter  and  summer  solstices.   The  shadow  impact  analyses 
shall  be  presented  in  such  a  manner  as  to  show  net  new 
shadows  as  well  as  existing  shadows. 

2.  Shadow  analyses  shall  also  be  conducted  at  10:00  a.m.,  11:00 
a.m.,  12:00  noon,  1:00  p.m.  and  2:00  p.m.  on  October  21  and 
November  21,  and  shall  show  the  incremental  effects  of  the 
proposed  massing  on  proposed  or  existing  public  spaces 
including  major  pedestrian  areas. 
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Financial  Information 

1.  Development  and  operating  profoirma  -  See  Appendix  B. 

2.  Development  schedule  and  financial  plan. 

3.  Letters  of  interest  from  a  financial  institution  or  source 
of  funding  for  land  acquisition,  construction,  permanent 
and/or  end-loan  financing. 

Submission  Fee 

1.  A  submission  fee  of  $7,500  is  required,  drawn  to  the  order 
of,  or  assigned  to  the  Boston  Redevelopment  Authority.   The 
Authority  is  under  no  obligation  to  earn  interest.   $5,000 
of  the  fee  will  be  retained  by  the  Authority  for  processing 
the  submission;  the  remaining  $2,500  will  be  returned  to  the 
unsuccessful  applicants. 

2.  Not-for-profit  groups  intending  to  submit  proposals  may 
apply  for  a  waiver  of  the  submission  fee  upon  demonstration 
of  financial  hardship. 
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APPENDIX  A 


AFFORDABILITY  STANDARDS 

The  following  schedules  will  be  used  as  guides  for 
detennining  the  low-  and  moderate- income  housing  generated 
by  development  plans.   Please  refer  to  the  project 
guidelines  where  appropriate  to  determine  the  number  of 
affordable  units  and  the  range  of  eligibility  your 
development  plans  must  include  for  approval. 

Affordable  rents  and  purchase  prices  are  those  which  are 
affordable  to  a  "low"  or  "moderate"  income  household  paying 
no  more  than  3  0%  of  their  adjusted  gross  income  to  rent 
(including  utilities)  or  mortgage  (inclusive  of  principal, 
interest,  taxes,  property  insurance,  mortgage  insurance  and 
condominium  fees) .   Federal  regulations  for  the  Department 
of  Housing  and  Urban  Development  define  these  income 
categories  as  follows: 

"Low-income"  =  less  than  50%  of  the  Boston  PMSA  median 

family  income. 

"Moderate-income"  =  50%-80%  of  the  Boston  PMSA*  median 

family  income. 

"Upper  Moderate-income"'  =  80%-110%  of  the  Boston  PMSA 

median  family  income.  . 

In  general,  units  built  to  meet  the  Boston  Redevelopment 
Authority's  af fordability  requirements  must  be  two  and 
three  bedroom  units  unless  the  City  of  Boston  specifically 
sets  a   different  standard  in  a  planning  document  (e.g., 
Request  for  Proposals,  etc.)  or  in  circumstances  where 
developers  can  demonstrate  a  specific  neighborhood  need  for 
a  different  unit  mix. 

The  following  guide  converts  the  number  of  persons  per 
household  into  an  appropriate  unit  size,  i.e.,  number  of 
bedrooms: 


Maximum  Family  Size 

1 
1-2 
2-4 
3-5 
4-6 
5-7 


Number  of  Bedrooms 

0  (studio) 

1 

2 

3 

4 

5 


Please  note  that  Boston  public  agencies  use  50%  and 
80%  of  the  PMSA  (Primary  Metropolitan  Statistical 
Area)  median  income  as  guidelines  because  the  median 
income  of  Boston  residents  is  substantially  lower  than 
that  in  the  PMSA.   The  median  income  for  Boston 
families  in  1980  was  only  $16,062  compared  to  the  PMSA 
median  of  $22,813  according  to  the  U.S.  Census.   (The 
PMSA  includes  many  higher  income  communities  from  the 
Greater  Boston  Area.)   Income   eligibility  limits  vary 
by  family  size.   Attached  is  a  list  of  income  limits 
for  the  City  of  Boston  by  category  and  the  maximum 
monthly  housing  expense  acceptable  under  these 
guidelines. 


AFFORDABLE  HOUSING  -  DEFINITIONS  AND  GUIDELINES 


Family 
Size 

1 
2 
3 
4 
5 
6 
7 
8 


Low  Income  (Up 
to  50%  of  Median) 

$16,400 
18,750 
21,100 
23,450 
25,350 
27,200 
29,100 
30,950 


Maximum  Monthly 
Housing  Expense  (2 


410 
469 
528 
586 
634 
680 
728 
774 


@  30%  GMI 


Family 
Size 

1 
2 
3 
4 
5 
6 
7 
8 


Moderate  Income  (50% 
to  80%  of  Median) 

$23,800 
27,200 
30,600 
34,000 
36,150 
38,250 
40,400 
42,500 


Maximum  Monthly 
Housing  Expense  (2) 

595  §  30%  GMI 

680 

765 

850 

904 

956 
1010 
1063 


Family 
Size 

1 
2 
3 
4 
5 
6 
7 
8 


(1) 
(2) 


Upper  .Moderate  (80% 
to  11Q%  of  Median) 

$32,725 
37,400 
42,075 
46,750 
49,670 
52,595 
55,520 
58,440 


Maximum  Monthly 
Housing  Expense  (2) 


818 
935 
1052 
1169 
1241 
1314 
1388 
1461 


@  30%  GMI 


Effective  February  2,  1989 


Maximum  monthly  housing  cost  as  a  percent  of  gross  monthly 
income  (GMI) .   In  calculating  possible  purchase  prices,  this 
amount  must  include  prinicpal,  interest,  taxes,  mortgage 
insurance,  property  insurance,  and  any  relevant  condominium 
fees.   In  calculating  possible  rents,  this  amount  must  also 
include  utility  costs. 
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Various  financing  subsidies  use  different  guidelines  for 
the  allowable  percent  of  monthly  income.   Adjust 
calculations  accordingly.   For  example,  MHFA  allows  between 
28%  to  31%  of  a  family's  gross  monthly  income  as  their 
maximum  allowable  monthly  housing  expense.   This  range 
depends  on  the  corresponding  tax  exempt  bond  requirement. 
Federal  subsidized  rental  housing  programs  allow  up  to  30% 
of  GMI  for  housing  expense.   State  subsidized  rental 
housing  programs  allow  up  to  25%  of  GMI  for  housing 
expense. 
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APPENDIX  B 
REQUIRED  FINANCIAL  INFORMATION 


DEVELOPMENT  PROFORMA  includes  all  the  information  normally 
found  in  a  development  proforma,  by  phase.  This  includes, 
but  is  not  limited  to: 

Land  acquisition  costs,  per  land  square  foot  and 
total,  by  parcel. 

Attribution  of  acquisition  expense  over  project 
components,  (per  FAR  square  foot  residential,  office, 
parking,  pier,  etc.) 

All  hard  costs  on  a  per-unit  and  total  basis,  by 
phase,  (disaggregate  into  base  building,  tenant 
improvement  work,  rehabilitation  work,  residential 
finishes,  garage  cost,  site  work,  pier  construction, 
furniture,  fixtures  and  equipment,  etc.) 

All  soft  costs  on  a  per-unit  and  total  basis,  by 
phase,  (disaggregate  into  individual  line  items  such 
as  architectural,  engineering,  legal,  accounting  and 
developer's  fees  and  any  other  professional  fees, 
insurance,  permits,  real  estate  tax  during 
construction,  etc.) 

All  contingencies  on  a  per-unit  and  total  basis,  by 
phase  (specify  whether  contingency  is  on  hard  cost, 
soft  cost,  or  total  cost) .  ^ 

All  assumptions  regarding  financing  terms  on 
acquisition,  pre-development,  and  construction  loans, 
by  phase  (including  financing  fees,  interest  rates, 
terms,  draw  down  assumptions,  terms,  participation, 
amortization) . 

Calculation  of  housing  and  jobs  linkage  obligation, 
and  anticipated  payment  method  (over  term  of 
obligation  or  on  a  net  present  value  basis) . 

Any  other  project-related  expenses  not  within  any  of 
the  above  categories. 

Calculation  of  total  development  cost  by  component, 
including  total  and  per  unit  breakdown  (e.g.  per 
square  foot  office,  residential,  retail,  etc.,  per 
parking  space,  etc.) 

Sources  of  debt  and  equity  for  total  project  costs. 


Appropriate  return  measures  (return  on  equity,  return 
on  total  development  cost,  internal  rate  of  return; 
specify  method  of  calculation  and  hurdle  rates) . 

15-YEAR  OPERATING  PROFORMA  includes  all  the  information 
normally  found  in  an  operating  proforma,  on  a  yearly  basis. 
This  includes,  but  is  not  limited  to: 

Tabulation  of  gross  and  net  (leasable)  square  feet  for 
all  commercial  space. 

Schedule  of  all  rents  on  a  per  square  foot  and  total 
basis  (including  anticipated  garage  rates  and 
occupancy) • 

Anticipated  operating  expenses  and  real  estate  taxes 
on  per  square  foot  and  total  basis,  and  clear 
explanation  of  division  of  expenses  between  owner  and 
tenant  (includes  all  commercial  space,  hotel,  and 
garage) 

All  other  expense  and  vacancy  assumptions  set  forth  to 
calculate  cash  available  for  debt  service.  « 

Anticipated  leasing  patterns  (5-yr,  10-yr,  etc.), 
lease-up  rates  and  calculation  of  operating  deficits 
if  any. 

Tenant  inducements  including  free  rent,  tenant 
improvement  allowances,  etc. 

Calculation  of  debt  service,  before  tax  cash  flow, 
debt  coverage  ratios. 

Projected  rental  rates,  state  and  federal  subsidies, 
syndication  proceeds,  and  operating  expenses  for  any 
residential  uses. 

MARKET  SALES  PROFORMA  includes  all  the  information  normally 
found  in  a  condominium  sales  proforma.   This  includes,  but 
is  not  limited  to: 

Condominium  sales  prices  per  square  foot  and  per  unit, 
and  per  parking  space. 

Anticipated  absorption  rate  and  price  inflation  during 
sales  period. 

Selling  expenses  and  carrying  cost  assumptions  on 
unsold  units. 

Use  of  sales  proceeds  in  balance  of  project  (if  any). 

Appropriate  return  measures  (return  on  total 
development  cost,  return  on  gross  sales,  etc.) 


APPENDIX  C 
REDEVELOPER'S  STATEMENT 


PART  I  Muo^oo4 

{♦^«) 

REOeVELOPeR'S  STATEMEHT  FOR  PU8UC  DISCLOSURE  ' 
A.   REDEVELOPEH  AND  LAWD 

1.  «..  Naffl*  o{  R«^«v«loy«r; 

b.    Addrasfl  and  ZIP  Cod*  of  R«dav«iop«r: 
e.    IRS  NuiB^«r  of  R«d«v«iop«r: 

2.  Til*  land  oa  wUeii  tiia  Rad«v«lop«r  prepo««s  ts  sattr  iato  a  contract  for.  or  oadantaading  widi  r«speet  tc 
tha  pardiaaa  or  Iaa««  of  laad  Croai 


(Nam*  of  ljrb*»  Ranmami  or  R»dn«iopmatu  PrvfCt  Art»j 


ia  tfaa  City  of  __^^^_______^__^^___  ,  Stata  of 

ta  daacribcd  aa  follewa  ^ 


3«    If  tha  R*dtv«iop«r  is  not  as  ladividuai  doing  buaioeaa  under  his  owo  aama.  (be  Redsveloper  has  the  statu 
icdicatrd  baiow  aad  ia  orgaoisad  or  oparating  uadar  tba  lawa  of 

rn  A  corporation. 

Il  A  nonprofit  or  cbaritabia  inatitatioa  or  corporation. 

n  A  partnarahip  Icoowa  aa 

n  A  buainasa  aaaoeiatioa  or  a  joint  vantura  known  aa 

n  A  Federal.  Slat*,  or  local  govcmniattt  or  inatnunentaHty  thereof. 

□  Other  (txplain) 

4.    If  the  Redaveiopar  is  not  an  individual  or  a  government  agency  or  instnunenulity.  give  date  of  organizatio 

3.   Namas.  addressaa.  title  of  poaition  (if  any),  and  natire  and  extent  of  the  inter«st  of  chc  officers  and  principal  member 
shorehoidtfs.  and  investors  of  the  Redcvelopcr,  other  tiu>n  a  government  agency  or  instnanentality,  are  set  forth  as 
follows: 


'U  space  90  ihia  farm  is  inadequate  for  loy  re^aested  iaformaiioB.  it  should  be  furaian*d  so  an  aiuched  pa;e  »Aich  :s  nierr 

to  uadtr  thr  appropriate  numbered  item  aa  ih*  lorn. 
2  Aav  roav«nieni  neaaa  af  idcsufymf  the  land  (aacli  a*  block  and  lot  aambers  or  «(ree(  beuaaaries)  ia  suificieac.    A  Jrier-.a. 

tion  by  metes  and  bouada  at  ainer  icchaicaJ  dcscripiioa  la  aecepubie,  bat  aoi  required. 


a.    II  Um  R«d«y«iop«r  ia  •  eorporuioa,  th*  o{netrs«  diractora  or  traauas.  tad  eads  stocUsoUar  9\«aia;  more 
tiua  \Q%  of  aay  ciaaa  o{  stock' 

h.    If  cha  Radavalopar  ia  a  aoaprofit  or  chariu^la  ittstitntioo  or  corporation,  tha  nambars  who  coastiiota  tita 
board  o(  craataas  or  board  o(  (iiraetors  or  aimiiar  govanitag  body. 

e.    If  tba  Radavalopar  ia  a  partaarabip.  eaeb  partnar.  whatbar  •  gaflaral  or  timitad  partnar,  aad  aicbar  tha 
parcaat  of  latarast  or  a  daacrtpuoa  of  tba  cbaractar  and  axtaat  of  intaraat. 

d.    If  tba  Radavalopar  ia  a  boaiaas*  aaaoei«tioa  or  a  joint  ventora,  eaeb  participant  and  eitbar  tba  pareeot 
of  intaraat  or  a  daacnptioa  of  tba  cbaractar  and  extant  of  iauraat. 

a.    If  tba  Radavaiop«r  i«  toffla  otbar  entity,  tba  offlcara.  tba  maflibara  of  tba  govaminf  body,  and  eacb  person 
having  aa  intaraat  of  mora  tb«a  10%. 

^«aiTioM  rrr\.t(ifmn)*i*o  »«ac«NT  o^  iMTt^tJf  am 
NAMC.  AOOKCU.  *i»o  ZIP  coot  oaaewi^Tiow  op  cwitaACTta  awc  txrtwT  aw  iwrtwaiT 


6.   Nana,  addraaa,  and  nature  and  extant  of  interest  of  eaeb  peraoa  or  entity  ^nol  namad  in  rtspont*  ta  Hem  5) 

who  haa  a  baaefieiai  interest  in  any  of  tbe  sbaraboldera  or  inveators  aafflad  ia  response  to  Item  3  which 
gives  such  person  or  entity  more  than  a  computed  105  interest  in  the  Radaveloper  (for  tsampi*,  nort  than 
20^i  of  IJ14  stock  in  a  eorporatton  which  koldt  50%  of  ih«  stock  of  Jit  R*d4v«lop«r;    or  nort  ihan  50*>  of  :he 
stack  in  a  eorparaiion  which  holds  20%  of  (Ac  stock  of  ih*  R*d*v*icp«r); 

NAMi,  Aoeacis.  »>*o  11^  cooa  o«sci»i>tiom  op  cx*»»*cTia  awq  txrxHT  aw  iN^;»t5* 


7.    Names  fif  net  givtn  oiovc}  of  officers  and  directors  or  trustees  of  any  corporation  or  firm  listed  under 
Item  S  or  Item  6  above: 


B.    RESIDLNTUL  REDEV'ELOPME-NT  OR  REHaBIUTATTON 

(The  Redeveloper  is  to  furnish  the  following  infonnaiion.  but  only  if  land  ia  to  be  redeveloped  or  rehabilliaiea 
in  whole  or  in  part  for  residential  purpoaes.) 


'    If  1  carporiiioa  is  required  to  file  periodic  rtporis  with  the  F*ed«ral  Secaritics  <ad  Exehaage  Camaissioo  jadtr  Ssc:;oa   :3 
3<  the  Scearitie*  Eichaage  Act  «f  1934,  le  suta  oader  this  Ilea  S.     la  sues  case,  the  laiormadoa  refened  la  ta  ihis  I'-n  S 
tad  ia  Items  i  «ad  7  is  aoi  required  lo  be  fursiahed. 


1.    Stata  ciia  Radavvlopar'a  tstimatas,  txelasiv*  of  p«)nnant  for  dia  laad.  for: 

a.  Toui  coat  o{  »ay  raaidaatia^  rtdavalopmaat ) 

b.  Coat  par  dwaillng  nait  of  aay  raaidaaoai  radavaiopmaat ] 

e.  Totai  coat  of  aoy  raaidaaiiai  ra^a^ilitatioa j 

L  Coat  par  dwailiaf  oait  of  uy  rasidaaciai  rahabiiiutioa $ 

2>    a.    Suu  ciia  Radavaiopar's  tadaata  of  tiia  avarafa  laoatiiiy  raatai  (if  to  i«  rtnud)  or  averafa  s«la  pnca 
(if  to  h*  told)  for  tacii  typa  aad  siza  of  dwailiaf  unit  iavolvad  ia  Mck  radavtiopaaat  or  raaa^iliuuoa: 

UTiiMirvo  AvcitAaa  citimatvo  t^aMAoa 

TT^  Awo  iiza  9P  Qwauuwa  unit  MOMrwcr  •«wtai.  >al(  ••ict 


b.   Stata  tha  atiiitiaa  aad  parkiag  facilitiaa.  i  f  aay,  iadadad  ia  du  forafoiag  tatinatas  of  raataia; 


e.  5uta  aqatpraaat.  sack  aa  rafrigerators.  waa^iag  macbiaaa,  air  eoaditioaars,  if  aay,  iaeiadad  ia  rkm  fore 
goiag  eatinataa  of  saiaa  pneaa: 


CEHTinCATION 


I(Wa)l 


certify  diac  cilia  Redrvaiopar's  Sucenent  for  Public  Diacioaura  ia  r(x«  aod  corraet  to  iha  beat  of  aiy  (oar)  iiaowiedt 
^d  belief.* 

DaCed;  _______^^_^^_^___^_^^^_^_^^^  Dated:  


Ji«iiatv*  it 


(nauir* 


■7:3: • TuT. 


Aadrtts  ma  ZJP  Can  Add/tt*  an*  ZIP  Cai* 


1 


If  'Jie  ncd«««lop«r  ii  as  ladividual,  this  suiemcat  shoald  be  signed  by  lucii  iadividual:  if  a  parinefshtp.  by  90c  M  the  sart* 
aers:  if  a  corporaoea  or  oiher  saury,  by  age  al  iis  chief  officers  having  icaowicdce  o{  ihe  (acta  reqoired  by  this  suKment. 
Ptnaity  far  false  Catificauoa:    Sectioa  1001.  Title  13.  a(  the  U.S.  Code,  provides  a  fine  of  aoi  .nore  than  $10,000  ar  imonsc 
neat  oi  aoi  nore  toao  five  years,  ar  both,  for  taowtagiy  and  •UlfuHy  nakis;  ar  usiag  aav  false  »ruiaf  ar  jaeuoieai.  'uo«'.s2 
tike  same  10  caotata  aay  false,  fietitiaaa  ar  fraudaleni  suietneai  ar  entry  in  a  natter  v.uiua  the  jurisdictiaa  at  aay  Oep«'jneat 
of  the  United  States. 


PAAT  II  Huo-M(u 

REDCVELOPEX'S  STATEMENT  OF  QUALinCATIOHS  AMD  F1N>M0AL  RESPQNSlBlUrr 

(For  C^nfyMTial  OHiei«l  Us*  ti  th«  L»«il  Pvbli«  A^MCf  ui^  th*  OcMrtoMAt  a<  Houtiof  aiW  Urbaa  0«v«le9««f»t.   0«  Net 
Tmmait  t*  HUO  UnUti  R*4«Mst*d  «  Itaa  Sb  is  AA«w«r«4  "Y««.") 

1.    «.    N«m«  of  Rtd«v«lop«r: 

b.    Addrtas  Aod  ZIP  Coda  of  Radavalopar: 

2*    Tla  laad  oa  wfaicii  t^a  Radavalopar  prepoaaa  to  tatar  iato  a  eoatract  for,  or  oadarataadiag  with  rtapaet  co, 
t^a  parciiaaa  or  laaaa  of  l«ad  from 

(titmm  »(  t//»a»  «mtm<ti  at  HtdmnUpmrnt  Pi^i—t  Arm 


ia  (faa  City  of  »  ,  Suta  of 

is  dascribad  t»  foUowa: 


3.   Ia  tha  Radavalopar  a  sabsidiar^  of  or  aifiiiaud  witb  »aj  othar  eorporadoa  or  eorporatieaa  or  any  odiar  Finn 
ar  firma?  □tis        □'*« 

If  Y«s»  liat  aadi  sae^  e«rporadoa  or  ftra  by  aaaa  and  addrasa.  spaeify  ita  raladoasbip  to  dla  Radavalopar, 
aad  idaacify  tba  offiears  aod  diraetors  or  (rasiaa«  eooffloa  (o  cba  Radavalopar  aad  Mcb  othar  corporatioa  or 
firm.  • 


4.  a.    TTia  finaaeial   eonditioa  of  ciia  Radavalopar.  aa  of  .^^__^__^___^^^_^^^_^____  .  1*^ 

ia  aa  reflaetad  ia  cba  aOacbad  flaaacial  atatafflaau 

(NOTE:    AtUcb  lo  chia  sutaoiaat  a  eartiflad  fiaaoeial  sutaaaat  sbewiag  ciia.  aaaau  and  ciialiabtliuaa, 
ineluduif  eoniingtHt  liahiiitids,  faily  itamised  ia  aeeordaaca  wttii  aceeptad  aeeouadag  suadards  aad 
baaad  oa  a  prapar  aadit.    If  (ita  data  of  tba  eartifiad  fiaaaeial  ttauniaat  praeadaa  (i>a  data  of  chia  9ub> 
miaaioa  by  mora  chaa  six  noatha,  alao  attacJi  aa  iatarim  balaaca  sliaat  not  mora  tiiaa  60  days  old.) 

b.    Naoia  aad  addraaa  of  auditor  or  public  aeeonataat  wbo  parformad  cba  aadit  oa  wbicb  said  fiaaaeial  state- 
neat  ia  baaad: 

5.  If  funds  for  cha  davclopmeat  of  tha  laad  art  b  ba  obiaioad  £rom  sources  othar  thaa  tiia  Redevelopar's  owo 
funds,  a  sutamaat  of  the  Radavelopar's  plaa  for  financing  ifat  acquisition  and  davaiopment  of  iba  land: 


6.   SoarcM  »ai  taovnt  oi  c»ak  avaiU^*  to  R«d«v«lop«r  iam««<  t^it^  rtqiitrta«at«  oi  dt«  propo««d  uadwukinp 


••    la  baaka: 


h.    By  Io«aa  from  ■i51Uud  or  •aaociaud  corporacioas  or  (inaat 


AMOUNT 

t 


e.    By  sal*  o{  raadilx  lalaUa  asaau: 
oascMOTioM 


WAWKKT  ocm 


MQHTQAaaa  ow  i.itN« 


7.    Naaas  aa4  tddrtsaas  of  hafik  ra/araaeast 


3.    a.    Haa  ciia  Radavalopar  or  f if  any)  (h^  parant  eor^rauoa,  or  aay  tmb»idi*ey  or  aiflliatad  eorporatioa  of  the 
Radavalopar  or  aaid  paraat  eorporatioa,  or  aay  of  ;ha  Radav«iop«r's  officara  or  priaeipai  aanibara,  siura> 
hoidara  or  iairaacora.  or  othar  iataraatad  partiaa   (aa  lisud  ia  tba  rajpaoaaa  »  Itasu  5.6.  tad  7  of  ciia 
Rtd^vtlaptr' *  Staidmmu  for  P\iblie  DUeioaurt  tad  rafatrad  u>  haraia  aa  "priaeipala  of  dia  Redavtlopar") 
baae  adjodgad  haaivTipt,  aitiiar  voiaatary  or  iavoiuatarr.  withia  ±*  paat  10  /tara?      Ores        r~^wo 

If  Y«a.giva  data,  plaea.  aad  aad«  wfaac  aaaa. 


b.    Haa  tia  Rtdavaiopar  or  aayooa  refatrad  to  abova  aa  **priacipala  of  tba  Radaveioper"  baea  indicted  for 
or  eoavictad  of  aay  feioay  withia  tba  paat  10  /eara?  O^CS        Cue 

If  Yaa,  giva  for  «aek  caa«  (1)  iaia,  (2)  cbarfa.  (3)  placa,  (4)  Coart,  aad  (S)  action  takan.    Attach  any 
axplaaatioa  daafflad  aaeaaaary. 


9.    a.    UadartAkinga.  comparabla  to  cha  propoaad  rsdavelopmeat  work,  whicb  Have  b«ea  completed  by  the 

Radevelopar  or  aay  of  tba  principala  of  tba  Redeveioper.    including  ideatificatioo  and  brief  description  a{ 
each  project  and  data  of  complatioa: 


H<J  0-4004 


b.    If  the  R«d*v«lop«r  or  my  of  tbr  prtncip«i«  of  tii«  R«d«v«io9«r  h«s  cvar  b««a  aa  •aiploy««.  ia  t  saparvisory 
cmpactty,  for  eoaatractioo  coatnetor  or  baiidar  oa  uadartiikia^  comparabi*  to  tiia  propoa*^  radavalopmaoc 
woHc.  aaa«  of  sacii  eopioyta',  aaaa  tad  addras*  of  ampioyar,  cida  of  poataos,  aad  briaf  daacnptioa  of 

work: 


10.  Othar  fadaraiir  aidad  tirbaa  raaawal  prajacu  aadar  TIda  I  of  tba  Hooaiag  Act  of  1949,  a*  amaadad.  ia  wbica 
dia  Redavaiopar  or  aay  of  dia  priacipala  of  dia  Radavaiopar  ia  or  has  baaa  dia  rodavaiopar.  or  a  stocidioider. 
offlev.  diractar  or  crastaa,  or  partnar  of  sack  a  radavalopan 

11.  If  (Jia  Redavalopar  or  a  paraflt  eorporatioa.  a  sOibaidiarT.  aa  affiliata.  or  a  principal  of  dia  Radavaiopar  ia  to 
participata  ia  dia  davalopnaat  of  d>a  laad  aa  a  eoaatractioo  eoatraetor  or  bvildan 

a.   Naaa  aad  addrasa  of  such  eoacractar  or  baiidarr 


b.  Has  aacb  eoatractor  or  buildar  wiiiiia  tha  laat  10  yaars  tvar  failad  to  qoaiify  as  a  raapoBsibU  bidder, 
rcfusad  to  aaisr  iato  a  coatract  aftar  an  award  bas  baaa  a«d««  or  (ailad  to  eooplata  a  eeaatracdon  or 

davalopaiaat  coatract?  QffS       r~!NO 

If  Y«a.  axplaia: 

c.  Tot^l  afliooat  of  coaatractioa  or  davalopmaat  work  parfonaad  by  sucli  eoatractor  or  boildar  duriag  tha  laat 
tbraa  yaars:    I 


Caaanl  dascriptioa  of  sach  work: 


i.    Coaatractioa  coatracta  or  davalopmaots  aow  baiag  perforraad  by  such  eoatractor  or  buildar; 

lOiMTincATiOM  Of  oatx  to  ac 

eoMTHACT  aw  oavtLO>»«cwT  uocatiom  amount  eoM>i.iTte 


«.    Oatsuadisf  eaaMncuqa-«oatr«ct  bids  of  •aoa  eootractor  or  baiidart  (*^f) 

AWAWQIWa  *a«NCT  AMOMWT  3AT1  a»»N«o 


12.         Bhaf  sutaaaot  rta^vcnaf  tqnipfflcat.  •3p«riaAc«,  fiBAAcial  eapacitr,  ud  oc^ar  rasoveaa  av«il«bi«  lo 
•aek  eoatrmcar  or  baiidar  for  tha  parfonaaaea  ai  tba  work  tavolvad  in  t^a  radavalopoiaat  of  tiia  laad, 
afacifying  partieaiari^r  t^a  ^aii£eatioa«  of  tita  paraoonai,  liiaaanra  of  iJia  •qoipmaat,  and  tba  gaatral 
•zpariaaea  of  tba  eoatractor: 


13«    ••    Do«a  or  naa^ar  of  db«  govaraiag  bedr  <»(  tha  Local  Public  Afaney  ta  \«hie]i  (ba  aceompaayiag  bid  or 
propoaai  ia  batag  nada  or  uif  oSiear  or  aaployaa  of  tfaa  Lacai  PnUic  Afaacy  wbo  axarciaaa  tay 
fnctiooa  or  raapoaaibilidaa  ia  eaaaactaoa  with  tka  earrTiag  oat  of  thm  projaet  udar  wbicb  cba  laad 
eovarad  by  tiia  Radavalopar'a  propeaal  ia  batag  nada  avaiUbU,  bava  lay  diraet  or  iodiract  paraoaal 
iataraac  ia  tha  Radavaiogar  or  ia  dia  radavaiopaaat  or  rababiliutioo  of  tba  proparty  apoa  tba  basts  of 
aae^  propoaai?  Qfts        fjHO 

If  Yaa.  axpUia. 


Doaa  aay  aam^ar  of  tha  govaniag  body  of  tba  locality  ia  wjiidi  cha  Urfaaa  Raaawal  Araa  ia  atniated  or 
aay  otbar  pvblic  official  of  tba  locality,  wbo  axareiaaa  aay  faactioaa  or  raapeoaibilitiaa  ia  tba  raviai*  or 
appraW  of  tba  easyiag  oat  of  tba  projacx  oadar  wbieb  tba  laad  eovarad  by  tba  Radavalopar'a  prvpcaal 
ia  baiag  nada  avaiUbla.  bava  aay  diract  or  iadiract  paraoaal  iataraat  ia  tba  Radavaiopar  or  ia  tba 
radavaiopaaat  or  rababilitacioa  of  tba  proparty  upoa  tba  baaia  of  aacb  propoaal?     Qru     QjMO 

ITYao.^ 


14*    StaUflMBU  aad  otbar  avidaaca  of  tba  Radavalopar'a  qualifteatioaa  aad  fiaaaeial  raapoaaibilicy  fothtr  Jian 
Ui*  fuuneiai  ttai«M«nt  rtftntd  to  in  li*m  4«)  ara  attacbad  barato  aad  baraby  nada  a  part  baraef  aa  followa: 


CZHTinCATION 


I(Wa)l. 


:artify  tbat  tbia  Radavalopar'a  Staufflaflt  of  Qaalificaiioaa  aa-d  Financial  Raapoaaibilicy  and  dsa  aitaehad  evidence 
)f  tba  Radavalopar'a  qaalifieacioaa  aad  fiaaaeial  raapoaaibilicy,  iacludiag  financial  statamanta.  are  crue  and  correct 
:o  ^9  bast  of  my  (ov)  Itnowladga  aad  baiiaf.^ 

Dacad:  -___^___^_^_^.^__^.^__«_____^.^  Datad:  ■ 


Sifimnrf 


TiU»  TiU* 


/*4int*  mM  ZJF  Cad*  A44/t*t  m^  ZIF  Ca4* 


If  ih«  Red«v«lop«f  ii  •  cerporaiioa,  tbia  ttaicnaal  tbeuid  ba  sigaa^  by  tha  Presideat  tad  Secretary  al  :Ha  carperaiioa;  if  ta 
ladividaal,  by  laeli  ladividual;    if  i  partaersiiip,  by  oaa  9<  tha  partacra;    if  la  taiiiy  aoi  haviag  (  presideat  and  secretary,  iy 
oae  sf  ita  cbiaf  offieara  bavia;  kaowledge  of  ih*  fiaaaeial  siaiua  aad  qualifications  of  the  Rtdeveiopcr.. 

Peaaltv  for  T%\%m  Cart iti eat loat    Seetjoa  1001,  TitU  18,  of  the  U.S.  Cade,  provides  a  fine  of  aot  nore  ihaa  $10. COO  or  imonsoo- 
meet  of  aoi  nore  ihaa  five  jrears.  or  baih,  far  kaowtagly  tnd  willfully  nakiag  or  visiSf  aay  false  »rruiaf  or  documeai.  knowis; 
the  same  to  coauia  aay  falsa,  fietiiiaus  or  fraaduiaat  siatcmeat  or  eoirv  la  a  natter  withia  i&e  lurisdictioa  of  aay  Department 

•  u.i.  aoviawMnrr  yaern-NCorncx    itto    o»«i    • 


APPENDIX  D 
DISCLOSURE  STATEMENT 


DISCLOSURE   STATEMENT 


Any   person   submitting   a  development  proposal   to  the   Boston    Redevelopment 
Authority  must  truthfully  complete  this   statement  and   submit   it  prior  to   being 
formally   designated  for  any   project. 

1.        Do  any  of  the  principals  owe  the  City  of  Boston   any  monies   for   incurred 
real   estate  taxes,    rents,    water  and   sewer  charges  or  other   indebtedness? 


Are  any  of  the   principals  employed   by  the  City  of  Boston?      If  so,    in 
what  capacity.      (Please   include   name  of  agency  or  department  and   posi- 
tion  held   in   that  agency  or  department). 


Have  any  of  the  principals   previously  owned   any   real   estate?      If  so, 
where  and   what  type  of  property? 


4.        Were  any  of  the  principals  ever  the  owners  of  any   property   upon   which 
the  City  of   Boston   foreclosed   for  his/her  failure  to  pay   real   estate  taxes 
or  other  indebtedness? 


Have  any  of  the  principals  ever   been   convicted  of  any  arson   related 
crimes  currently   under   indictment  for  any   such   crimes? 


Have  any  of  the  principals   been   convicted  of  violating   any   law,    code, 
ordinance   regarding   conditions  of  human   habitation   within   the   last 
three   (3)   years? 


SIGNED    UNDER    THE    PAINS    AND    PENALTIES   OF    PERJURY   THIS 
Day  of  ,    19_ 


SIGNATURE: 
ADDRESS: 


DISCLOSURE   STATEMENT   CONCERNING   BENEFICIAL    INTEREST 
REQUIRED    BY   SECTION    40J   OF   CHAPTER    7   OF   THE   GENERAL    LAWS 


(1)      Location: 


(2)  Grantor  or   Lessor:      Boston    Redevelopment  Authority 

(3)  Grantee  or   Lessee: 


(4)      I    hereby   state,    under  the  penalties  of  perjury,    that  the  true  names  and 
addresses  of  all   persons   who  have  or  will    have  a  direct  or  indirect 
beneficial    interest   in   the  above   listed   property  are   listed   below   in 
compliance  with   the  provisions  of  Section   40J   of  Chapter  7  of  the  General 
Laws   (see  attached   Statute). 

NAME   AND    RESIDENCE   OF   ALL    PERSONS   WITH    SAID    BENEFICIAL    INTEREST: 


(5)      The  undersigned   also  acknowledges  and   states  that  none  of  the  above 
listed    individuals   is  an  official   elected   to  public  office   in   the 
Commonwealth   of  Massachusetts,    nor   is   an   employee  of  the  State 
Department  of  Capital    Planning   and   Operations. 

SIGNED   under  the  penalties  of  perjury. 

Signed:    

Date: 


§   40J.      Disclosure  statements  of  persons   having   beneficial   interest  in   real 
property. 

No  agreement  to   rent  or  to  sell   real   property  to  or  to   rent  or  purchase  real 
property  from  a  public  agency,    and   no  renewal  or  extension  of  such   agreement 
shall   be  valid   and   no  payment  shall   be  made  to   the  lessor  or  seller  of  such 
property   unless  a   statement  signed   under  the  penalties  of  perjury,    has   been 
filed   by  the  lessor,    lessee,    seller  or  purchaser,    and   in   the  case  of  a 
corporation   by  a  duly  authorized  officer  thereof  giving   the  true  names  and 
addresses  of  all   persons  who  have  or  will   have  a  direct  or   indirect  beneficial 
interest  in   said   property  with   the  deputy  commissioner  of  capital   planning   and 
operation.      The  provisions  of  this  section   shall   not  apply  to  any  stockholder 
of  a  corporation   the  stock  of  which   is   listed   for  sale  to  the  general   public 
with   the  securities  and  exchange  commission,    if  such   stockholder  holds   less 
than  ten   percent  of  the  outstanding   stock  entitled  to  vote  at  the  annual 
meeting  of  such   corporation. 

A  disclosure  statement  shall   also  be  made  in   writing,    under  penalty  of 
perjury,    during   the  term  of  a   rental   agreement  in   case  of  any  change  of 
interest  in   such   property,    as  provided   for  above,    within   thirty  days  of  such 
change. 

Any  official   elected   to  public  office   in   the  Commonwealth,    or  any  employee  of 
the  division  of  capital   planning   and  operations  disclosing   beneficial   interest  in 
real   property  pursuant  to   this   section,    shall   identify   his/her  position   as   part 
of  the  disclosure  statement.      The  Deputy  Commissioner  shall   notify  the  State 
Ethnics  Commission  of  such   names,   and   shall   make  copies  of  any  and  all 
disclosure  statements   received   available  to  the  State   Ethics   Commission   upon 
request. 

The  Deputy  Commissioner  shall    keep  a  copy  of  each   disclosure  statement 
received   available  for  public   inspection   during   regular  business  hours. 

Added   by  St.    1980,    c.    579,    §12 

1980  enactment   -   St.    1980  c.    579  §12  was  approved   July   16,    1980,   and   by   §66 
made  effective  July   1,    198K      See  also  note  under  §39A  of  this  chapter. 
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